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_ REQUIREMENTS DATA ON MABNTENMANCE AND EXTENSION OF TRACK STRUCTURE (3 pp;German; 1952) 
pe 


This document consists of photostats of three typewritten pages containing 
information about current and planned maintemance and extension of the track 
infsx structure, No issuing agency is given, 


| Point I of the document analyses the present condition of the track structure, 
The 1952 production program has provided 100 million Deutsche marks for the mainte- 
nance of the rail network and 23 million Deutsche marks for new trackage, The 
following capacity exists at present: 480 section shops (with 11,880 laborers), 

23 track construction trains (with 1,380 laborers), six switch construction trains 
| (with 240 laborers), eight reconditioning plants for track structure, three switch 
factories and 2 tie factories, 


The document notes that the two outstanding features about track construction 

| are manual labor and the use of reclaimed material, Capacity is restricted by the 
limited supply of materials, The annual capacity of switch construction plants is 
3,000 switch units, The following Supplies are needed annualfy for smooth operation 
| of maintenance and extension of the track net: 75,000 tons of rails; 40,000 tons 

ef rail fastenings; 1,350,000 ties; 2,000 switches, 


| Point II of the document lists the intended production level. Ta@h Five-Year- 
Plan provides for the replacement ef 2,300 kilometers of track and 6,000 switches. 
By 1952 110 kilemeters of track and 300 switches will have heen replaced. In 
order to fulfill the Bive-Year-Plan the report makes several suggestions such as: 
mechanization of track structure work (production, shipping and installation); in- 
crease of reclaiming capacity (material for track structure by 35 percent, switches 
by 25 percent). The report concluded with four prerequisites to achieve the de- 
@ired mechanization and increase in capacity: 1. Normal rail output for the Reichs- 
bahn must be increased; 2, rolling mills producing switches must receive the necessary 
rollers; 3, the Reichsbahn must receive ample material for switch production; 4, 
reinforced concrete ties must be developed and then produced in sufficient quantity 


| (at least 1 million per year), . 
| Return to CVA Libraty 
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1998 0) 00 le Ta fer instendhaltung des Cleisnetsos 
b) «83 Mie Du fir Investitionem des Gleienetzes 


| me) pet eimgene Leiatangen und lo 4 Frendleitungen 
amb eigene ‘telotungen unt 4e %.Fremileletungen 


_ ge in desi nBchpten 3 Jahren maa) ldo io DX und b)75 ido 2° 
Be sind vorhandent 6480 


TA 


Streekendehaneistereion 
Figiede stige 
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S.1nf arbeitungewerke fir Oberbau. 


aus ae 


woxrke 
- Sehwelle nuerke 
An aArbeitakriftes sind enthalten in: 
48 Behomeisterci on = 13 8So Produktionsserbeiter 
a Gleisbauzigen iad 1 380 . 
Fefohenbausige ——_—.  * 
| 13 3e0 . 


Biorml+ werden lo eo0 ku sur Inestenéhaltung planaissig bearbeits: 
ust ide ka mit Investitionssltteln im Vert erhalten. 

Die restlichen Kilemeter ces Gleisnetzcs werden turnusmiceiy, 

in dea folgenten Jrbrea bahandcl t. 


per derueitige Ableuf der FPreduktion liegt in der Raupteache 
de der neruellen Arbeit und der Vetwendung voR safpeerbdcitcten 
Cherbaustoffene Lagerbeutinde an einbsufertigen Oberbanstocsfon 
sind nicht vorhandene 


"Die snferbet tung der welehen erfolgt in den “ofchenw?: kon. Wie 
sing inetande, . Weioheneisheiten im Jahre su 2 atierm 524% 
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. 4 s 7 PT TAES j HWLY 
ben rn ey pee Sitneik ascvinn stehen sushitalich Vib- 
frink= und lLtem sur Verfigange Leotstors «iid je 
dooh noch % der Leet, aie Sohwelien einbeureif£, dehe 
suf eplaettet su lieferte ~- ; 


- Um einen reibangslosen Preduktioneablauf cu cenil: rleis.en, 
eind far dag bestehente Pieisneta pias erforderlich: 


75 coo t fohtenss ee 

490 oco + Sohra Platten ust. 
46 390 000 Stak Sohvei 
- 2 000 Stok nove %efoh 


4 aon For Releag 


N 


Ter F¥iofjanrplan gebietet z Joo km blelserneuerusg aid 6 oo9 wine 
hetten WcelohenerneucrFung 
iicrvon worden bis 19 8 erfulit soins 

Lio km Gleilsernsuerang and 

300 binheiten Fesohenerneusrunge 


lercus ergibt piah, dase Boo “gropse aufgaben bevorute:cns Zur 
Liosang dieser a ist folgende kutwisklung anzustroscn: 


Hoghand ei exp . a2 denn eines Verwehruig Ges versc.sle, 
die SoWieso uuf dem “AY DO! skréftemarkt iui Sohwierigvreiten 
gp tbast, wire vive rtechaftiich, Gehe 2180 


13 o) entwiokid denna Lieferung von singe 5 Ver ogekrioen wut othile 
bpatonssheollca, 
Ze) wie vor einer Sono ttersushub= und Settungeroinisun auas..aine, 
Liefc.rang einer Gleisstopfunschine “katica" 

ideferung von Sohwenkkrauen fir Sotiensnabloediay unt AAAARRRE 
Boladung suf der Ctrecke, 
. ? Lieforung von 68 150 Schrellenschraube nine aid usd: chrssche 


° leo Aggregaten far Stromerseu-un;, 
70 . © . $9 Glefestopfmagchinen vish-riger jeusrt ait 
. Einselbetriead 
Be = * 8 Bodenfriisen 
9e) - bd 150 Stok trafeinen bare irvrattroi tunusagen 
lo.) Yormehrung der Cleiesshottersel bstentlacensen 


Lie voretchenten Punkte - 1 = le wirken sich auf die izToeit in den 
Behnueistereien und B usiicen OB. 
Im don Verken ist erforderlich: 


1.) 5 Stok fahrbare Sohwenkkriine: fir die Steffbewegung in den 
Aufarbei tun gewerkes 
18.) 4 Steck Reupenfeilmaschinen ftir die geachweissten Schienen 
13-) 1 Stok Magnetleufkran f¥r Sohrellonaus— und~cinladang (nuf-2— 
ttete Al techwellen) 
14.) 3= 5 worereoee mit elektriechem Antricob ffir den Schvellien~ 


trensgo 
15-) 1 Dibelpresse fir die Auferbeltung von Holsechne len. 
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‘oben éfeccr reine Hecheni eierenig dor Arbeit iat die Kapaetitkt 
gaernthen igt sae . i 
antarbel tung von Oberbaustof fen ur 35 % 

-jafervetteng der foichen um 29% — 

mi g ae p Her von janriiek 
wai Joheffusg der Grundlagen fir die Beretelians 3 ie 


“peaen Veiohes in reishsbehnel gesenm Sorzse 
tncnstrie @ 4oco sehohen produsleren). . : 2 ee 
hs « ffir én tinsate dor teohent#iorang und auslas tung 
ser ecitar an es pag be tet eleo die frfillung der érippenietes. 
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Le) dis sormalac niexompreduktien flix die Kelehepahn ernGht wird, 


talewerke die fulzen flr dle tpestalschicnenproiile 
Be) ae seioben wud fir jelchenklsincicen srhaltet, | . 


3e) die Xb cuscoichend netexicl fir dle telohengroduktion erhall te 


StehLo nechnelish einhearsif antwieke1t un in 8 Uo— 
oe eeiisaees ueces proéusiert werden (aindestens 1 Slo Stek/Jahx) » | 
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